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Message Text 

UNCLASSIFIED 

PAGE 01 MOSCOW 01555 011922Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 OC-06 CCO-OO 
/025 W 

119601 011935Z/46 

P R 011515Z FEB 78 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC PRIORITY 7368 
INFO AMCONSUL FRANKFURT 

UNCLAS MOSCOW 1555 

FOR A/FBO 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, AFAC, ASEC/NSU 

SUBJECT: EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, FIRE ALARM 
SYSTEM 

REF: STATE 025311 

1 . ENGINEERING AND INSTALLATION DOCUMENTATION ON FIRE DETECTION 
SYSTEM HAS BEEN CONSOLIDATED AND REVIEWED. EXCEPT FOR ONE QUES- 
TION WHICH FOLLOWS, NO FURTHER TECHNICAL ASSISTANCE IS NEEDED 
AT THIS TIME. CONSISTANT WITH DEPARTMENT'S PLAN, SMOKE AND HEAT 
SENSORS, PULL BOXES, BELLS, END-OF-LINE RESISTORS AND RELATED 
WIRING ARE BEING INSTALLED IN THE UPPER FLOORS OF CHANCERY CON- 
CURRENT WITH OTHER WORK. FIRST SECTION, C&R AREA, IS BEING IN- 
STALLED THIS WEEK. OVERALL INSTALLATION PROPOSALS HAVE NOT YET 
BEEN SOLICITED DUE TO OTHER PRIORITIES. 

2. QUERY - ALTHOUGH TECHNICAL LITERATURE DOES NOT APPEAR TO 
CALL FOR BATTERIES TO BE VENTILATED, OPINION HERE IS AFFIRMATIVE. 

IF SO, INSTALLATION IS DIFFICULT AND WOULD BE SIMPLIFIED IF 
OTHER TYPE OF BATTERIES NOT REQUIRING VENTILATION COULD BE 
PROVIDED. PLEASE ADVISE. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 01555 011922Z 

3. LAST AIR SHIPMENT OF LIGHTING FIXTURES AND ELECTRICAL 
EQUIPMENT ARRIVED VIA MOTOR TRUCK FROM FRANKFURT AFTER LONG 
DELAY ENROUTE. REASONS FOR DIVERSION FROM AIR TO TRUCK AT 
FRANKFURT NOT KNOWN HERE. PLEASE ADVISE COST DATA ON FLOURES- 
CENT FIXTURES FROM LUMAX. NINE FIXTURES ARRIVED OBVIOUSLY DAM- 
AGED. POST WILL INVESTIGATE POSSIBILITY OF OBTAINING COMPENSA- 
TION FROM TRUCKING FIRM. 
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